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25X14 dso +n date fay 1D De source Tearnoc [TU CSCSC*dr HE, thre: of Leia. 

; jeshenation of the ralirosd one ae nora ef cerlin tas eroe Da: Berlin". 
“he Iyepass ig to be coipleted in three staves at the preatess possible 
apocd, The first stave comprises. the section frou Dlankenburg to Lirken« 
worderg tae second stave the line section from a point west of Cur folde to 
a point north of Honni.sdor 2; and the third staye,the continuation of Lan 
line as far as the Nauen-Justermark area. The Blankenburg-Uirkemverder Jiz 
section is scheduled to be used by lons-distance traing an) trains of the 
BerLin ivterurban railroad system, A transfer station will be built between 
che Ylankenbury am Karow railroal stations, at the inmterscetion with the 
Jerlin-Gtettin line, The entire railroad ey~pass WLI be about 26 Ina long, 
and the construction costa are estimated at. 20 million eastmarks, (1) 


SSeS ans 


» Lt is nlanned te construct a conrecting curve between the Pankow-Ochconhauson 
ard Schoanhauser Allee interurban railroad stations. This project is dusigned 
Go @liminate the Sosundbrumner: railroad station in the eatern Sector of the 

clay for trains arriving in Berlin fro. the direction of Berna » “ORIc OF 

e this project has already been started. (1) 


3, Teo plan to have a connecting curve built between Karow and buch was civen 
up, & carve southwest of Karew is to be songoxucted instead wiich will te «4 
yoil link to the Uordring line. {1} 


25X1 he “ource Loarned 
25X11 


ay uno, to Birkenwmrder and 7 000) oe and 1° KOO meters ” of rec, ‘ts ‘to 25X14 
-“yohilenboe!: for the Uerdring construction maracuent. (1) 


1952, source learned 
on the electrification of the Scheonhauser Alloa ~- Rornholner 
anicow railroad Linc section was to be started within two wees, CL) 


af eerie Nes ae ap eee = 


_ CLASSIFICATION a cele ach teen tsia ten OOO 
cee —«| | | _s«éDISTRIBUTION a Lit 4 


Approved For Release 2003/02/27 : CIA-RDP82-00457R013800190009-4 


Approved For Release 2003/02/27 : CIA-RDP82-00457R013800190009-4 


cae 


ay 
of 


. 25X1 


3 A. 3 Wahse © ©. ie ao. 
been ordered to report the personnel ard squipment they could make 
available for the construction of a northern rail link between 
Granisn burg ani the northern section of the Hast Berlin railroad 
systom. (1) - 


25X1 


7. %In late Nay 1952, source observed that the northern portion of the 
new border station in Frankfurt/Oder was levellod so that work on 
the laying of tracks could be started. ‘iork on the levelling of the 
southern portion of the new railroad station had begun. (:') 


25X1 8. In late Lay 1992, source teamed| ee that 
-the following vailroad construction projects were scheduled be 


executed in 19533 


a, kenodeling of the Lichtenberg railroad stations; desicns were to 
be turned in by 20 May 19523 estimated construction cost: 
2,700,000 eastuarks. 


3. Vonstxsuction of the wilepark connecting curve. Designs were to be 
turned in by 23 May 1952. lUWstinated construction cost: 
22,150,000 castrarks, 


ce, Construction of a new .uhiheide marshaling yard. Designs were to 
be turned in by 12 June 1952. istinated construction cost: 
22,000,000 eastuarks. 


d. Secon: stage of the construction of the new railroad’ line between 
Lowenberg and Gberswaide. Designs wore to be turned in by le June 
1952. Estimated corstruction cost: 42,000,000 eastnarks. 


e. Construction work at Jueterbog railroad station (connecting curve 
be tueen Falkenberg and Seddin). Designs were te be turned in by 
12 dune 1952. Estimated constructiecn cost: By 500,000 easstuarks, 


£, Construction of signal installations on the southern section of 
the Berlin Cuter Freight fling, DUesigns were to be turned in by 
12 dune 1952, istimated construction cost: 4,000,000 eastmarks. (3) 


9. The following inforvation was exceroted from a decree on the establishe 
ment of a special railroad constraction enterprise issued by the birecto- 
rate Joeral, Railroads, Berlin, on 19 May 1952: 


a, - notionalized construction enterprise will be established by 2C June 
1952. The new enterprise will be fered by Dauunion firms, which 
were previously assigned to the Gain Administration of the Building 
industry and whieh will now be turned over, either in part of whole, 
to the railroad adninistration. Construction firms affected by this 
measure include the varen, CGottous onc Naumbure bauunion firas, the 
datter bein. only partly turned over. The /‘icherdor? braneh of the 
Poteda: Lawunion firm will also bo taken over by the railroad 
aciinictravion. The sams axplies te the switch manutacturics shops 
ol the ua;ceburg and delle souunion firms, bub which is not te become 
elfcetive until 31 December 1952, anu those sections of the dalle 
gauunion firm which are exployed on the Gelseltal railroad line con 
struction preject, and also to the repair shop in Gross Korbetha. (1) 
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t©6od Im connection witn this reorganization, current railroad construce 
tion projects were redistributed as follows among Bauunton Pinna 
and the newly established nationalized railroad construction emer- 


prise: 


Railroad Construction Project 


4 


EERE te On EELS! ERC! EET HE TWODEE ICON SRR LTE RTS OREO ERE EI ERENT IRSA OL en 7 MUR eC 


Renlacenent of ties at Budenhagen 


Prask constwuction at the Lietszow-Bing 
Line 


Track construction at tie Prenglaw 
Tenplin dine 


nee Rage Rane Cael Mire” Sans! Mae Nagel eet ee et Tia” Me” 


Second track Elsterverda-ltuhiand 
der bridge in Frankfurt/oder 


Oder brid fet in Kuestrin 


eee! See” ee! Nome Ne 


Ganal bridge at Nuellrose 


Grossing point near the water tower in 


"a? 


Feaniturt/feer 


Bavuunion Previously Project ic be 
Jo Charge on er en OP bbnue? 7, | 


Second track on Dresden~Gchoena line Dresden 
Superstructure and eartavorks at the Neuversdor?f 
llorka railroad station 
Embankment at Jeinsdorf 
Second track at ELbrich } Nordhausen 

‘ 

4 
Third treck at Sungerhansen ) 
Yonnecting curve Juateroog-Brandenburg Potsdam 

at the Eelazig railroad station 
Sscond track Gressbceren--oeddin ao 
Serond track Belsig-Seddin " 
Reinforcement of the superstructure cf the ® 
‘Beiaic-Treuenbrietsen Lins 
oJ 
Track construction work at the Seddin ik 
marshaling yard 
Track construction work at the Wustermark 
marshaling yard 
Second track on the Guben-Frankfurt/Oder line ” 
Grossing Loop at Klein duetaow 
Grossing loop at wusstonl’elde 
Replacement of rails at solgast arbor 
Stralsund 


Sent tenberg 


Berlin 


Rage Oe Rage Stet Mae” at” 


1 nat eee 


Bike et Mie al Bat Chae Meee! Nee? Saece! Oneer 


Bavunion leresauen 


Bs Neugersdor 
" Hawaburg’ 
" Potadan 
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Fad 
* 


tocated in Machendor 


Railroad constructior: 


enterprise 


Banunion waren 


Batunion Cottbus 


Railroad cons | 
struction enter» 
prise Pauurcion 
berlin 


Bauunion Rerlin 
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Comnecting curve at Brits ) Railroad construc- 
3 tion enterprise 
y ~ 
Hump at Eberswalde ; Berlin 
’ 
é 
Siding at Eberswalde ; 
Railroad repair shop at Brandenburg Brandenburg Bawmnion 
srandenburg 
Connecting curve at Buch t Railroad son- 
struction enter- 
orise 
Narsheling yard at ‘ublheide " Baumion Drendenburg 
Track construction work on the Lathenow~ On Raiiyoad construction 
Looverberg Line enterprises 
. Garve at Loewenberg. . a " 
Conmcting curve at Brandenburg " Bauunion Brandenburg 
Connecting curve at drossbecren t " 
Frankfurt/Cder berder station Fuerstenberg/dder Track constuction | 
works railroad con< 
struction enterprisa 
earthworsss Dau 
union Fuers senberg/ 
Oder 
Kuestrin berder station it Bauunion Fuerstenberg/ 
Oder 
Bridge Y at -mellross " " 
Gelseltal railroad line alle ? Bavunion Naunburg 
Track construction work at heustadt uagdeburg | Bauunion Magdeburg 
on tue Dosse River 
Ch) 
10, Somes obtained the : Tol Loving ioformation at Gepartment VI (Const “uctions ) 
P the Uirectorate Genorai, itellroads, Berlin: 
ao The Lordring serlin is scheduled to be completed witiin a pexiod of 
tiree rionths. The new Contruction Bureau he Perlin, is charged with 
the execution ef the vroject. (1) . 
b. The following bridze construction work will have to be completed 
before operations on the second track of the Suben~Cottbus-Falkenberg 
railroad Line can be started: >: 
(1) A hiemeter single-track span on the bridge over the wlster Fiver 
near Deutersitz3 ; 
(2) 4 l&meter span on the Ualxe Jridge near Peitgz, 20 km northeast 
of votbbus} 
(3) Two 13-meter spans on the railroad uncerpaso near Finsterwsldce. bY 
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25X11 2. Ono 7 ia 1952, 
a large warehouse JO x 20 x 10 meters was being built at the eats rail 
road station, The framework of the structure was comploted. A total 


of U5 such warehouses are said to be simultaneously under cons traction 
in Land vaxony~Anhalt. 4%) 


25X1 |_| Sommers. 


_ @) Information on this new construction project which was not included in 
previous railroad construction progrems and which is to be completed at 
maximum speed was transmitted previously, The constraction of the 
connecting curve at Pankow is sees with + the Yordring Berlin project. 
“ho information on the connecting curve at Korow agrees with rrevious 
information. For location sketch of this curve, see Annex 1. . Infoomation 
on the establishment of a speciel railroad construction enterprise, reported 
tn paragrach 9 A was transmitted previously. 25X14 


22) This refers to the new customs station at Fran! eaeyoase) 

25x1 re eel Sa aepsinna te 
Couble track southern section ci the berlin Ujter rreisnt Ning was coi-- 
pleted in early Jecember 1951 except for the safety and signal instal la- 
idons, which are to be installed in 1952. 

(1) Information on all the railroad construction pre jec ts listed in this 
paragraph has been previously Raper tee by several sources. 

(S) The second track on this railreed line, an Sportant east-west route, 
had te be reconstructed by order of the Soviets as first priority project. 

(6) For Lecati cu of warehouse observed, see Annex 2, These warehouses may 
be used for the storaye of prein imperted from the U.5.5.R, after Jannary 

25X14 1952, Co) 
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